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This is the seventy- third (73) monthly letter report listing 
the remaining open items attendant to the procurement of 
additional Electromagnetic Reconnaissance Systems (EMR), 
(March 1970) 


F0LL0W-0N EMR PROGRAM- STATUS OF OUTSTANDING ITEMS 


BASIC CONTRACTUAL OBLIGATIONS 

W/S Item V - CONFIGURATION RECORDS 

Will be submitted for acceptance under the 
Contractor's final (close-out) voucher. 

Complete - Not delivered 


SUPPLEMENTARY CONTRACTUAL REQUIREMENTS 

ECP 1914.0-29 SCL MEMORY NOISE & LOGIC RETROFIT 

One (l) remaining spare assembly ’’Stabilizers and Statinti 
D rive Assemblies Wired" (TI P/N 54.2064.-2, | STATINTL 

902720A02) is in t he process of being modVrifsrt bv 

the Subcontractor, , 

California - This item nas a contemplated delivery — 
to AI of 15 July 1970.00 


(#) See forwarding correspondence. 


STATINTL 


APPROVE! 
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OPTIONAL REQUIREMENTS (Spare Parts) 


LIST NO . SEQ. # PT. NO. 
-1 A093 - g - 9 — 3 1 +0500 - 1 


NOMENCLATURE 


Stage & Aiiip 

- A - e - eeiny 


QTY 

— 3r- 


REMARKS 


EDD 


SHIP INFORMA. 




02U.G00 5U2065-1 


Sense Card 
Assam. 


ASPO enters this item 
on DCN E67-1U.7 S/B 
List l± I/N 02I4.6OO 


* Vo.5201 to PSO 

7/15/70 (») ^ 


4+ Q gji+Ql — 51+2061+ - 2 S- tablilig e r 1 ASPO- ert t -e r a --P - /N - a -a 4/70-- - \/-o y 5l08 - to - PS0- 

- A - ggewi - ■ 061+ - 1 — on DON E68-1+ 6 . 

-S7 tJ 3-P /N - 5i+ ' 206]+-2 - ■ PON- ■ 

~ E68-91 ' S gg— S i ~ s -t — 1+ "I/N • 


■ 5 6 7 60183 : — 5021+8 7 " i{: One -' Shofr - fe r O r 

56 7001 8 2 — 5021+87 - 3 One Shot L»0. 


1+/70 Vo.5313 to PSO 

I+/7Q Vo.5313 to PSO 




(k) See forwarding correspondence. 
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